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‘on file with the Office of the City Clerk and made available 














BILL NO. 5-87-02- 37 
SPECIAL ORDINANCE NO. S- pr 


AN ORDINANCE approving the Contract 
for Improvement Resolution 6075-87, 
for Curbs and Sidewalks, Mildred 
Avenue, NIP Bond Issue, between 
Hipskind Concrete Corporation and 
the City of Fort Wayne, Indiana, 

in connection with the Board of 
Public Works and Safety. 


NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 
SECTION 1. That the Contract for Improvement Resolution 
6075-87, for Curbs and Sidewalks, Mildred Avenue, NIP Bond Issue, 
by and between Hipskind Concrete Corporation and the City of 
Fort Wayne, Indiana, in connection with the Board of Public Works 
and Safety, for: 
the improvement of the following: 
Mildred Avenue on the North Side 
only by constructing new concrete 
sidewalk from existing walk on 
the West to Wells Street on the 
East; 
the Contract price is Twenty-Three Thousand Eight Hundred Three 


and 75/100 Dollars ($23,803.75), all as more particularly set 


forth in said Contract, which is on file in the Office of the 





Board of Public Works and Safety and, is by reference incorporate 













herein, made a part hereof, and is hereby in all things ratified, 


confirmed and approved. Two (2) copies of said Contract are 


for public inspection, according to law. 
SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 


approval by the Mayor. 


APPROVED AS TO FORM 
AND LEGALITY 


SA 
F L E 


Bruce O. Boxberger, 





City Attorney 





, o 
+ . 

Read t first time in full and on motion oy AL reco A 
seconded by på ånd å adopted, Py Ag tne second time 
by title and referred to the Committee GDS (and the Cit 


Pra LAIA ion O. serene] ony ana Public o tooa neyd at tes 
due legal notice, at the Council Chambers iding, Fort Wayn 
Indiana, on day of 









DATE: 





SANDRA E. 


Read 
seconded by 
passage: PASSE 


ime in full and on motion b Let A 
P , and duly adopted, placed on its 


se tné following vote: 


NAYS ABSTAINED ABSENT LOS Wie: 


SE Seat ed KERES 


» 
K 
ta 
un 








TOTAL VOTES 
BRADBURY 
BURNS 
EISBART 
GiaQUINTA 


HENRY 


STIEE 


SAR SEN 
| 


TALARICO 


å Å FG 


SANDRA E.“ KENNEDY, CITY CLERK 


Å 
Ñ 
\ 


Passed and adopted by the Common Council of the CØltyrof Fort 


Wayne, Indiana, 







(SPECIAL) (ZONING-MAP) ORDINANCE 


on the MG day of ks ARR A 5 


ATTEST: 


SANDRA E. KENNEDY, CITY CLERK 





PRESIDING OFFICER 


Presented by me to the se se of the City of Fort Wayne, Indiana, 


on the SÅ ZL day of Å Ia : preg Å T 


. VA 3 
at the hour of STE 20 o'clock 





SANDRA E. KENNEDY, CITY CLERK 
Tai Je 
Approved and signed by me this [9 — day of Dhan 


19 Cea 7 at the hour of [0 dg o'clock A Mer BO Te 
LE 


y fA 
WIN MOSES, JR., MAYOR 


r 
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. an (Non-Faderally Assisted Construction) 


PROJECT; MILDRED AVENUE RESOLUTION p 6075-87 
1986 BOND ISSUE caia 





Check if contained Pages 
over Sheet 


Instructíon to Bidders 
Schedule 

chedule o ens 

ner Provisions 


pecial Cond ons 
Plans and Soecifications 
8, Wing 
Improvement Resolution 
O o o B dder 


i 


| it 


ATTACHMENTS 





NOD Q on Å aa 


Bidder's Bond 

Performance Bond 

Sworn Experience Questionnaire 

Plan and Equipment Questionnaire 
Contractor Financia tatemen 5 =F 
Certificate in Lieu of Financial Statement 
Prevailing Wage Scale - State of Indiana 
Payment Bond 

Warranty Bond 


iM 














ogs ae Norma OD 

artifi sof Biddor/Vendor op An Apa 

Discount for prompt payment |10 Calendar Days/20 Calendar Days/ 30 Calendar Days| Other 
% % % % 






ERT RE EL EE TE RE TROY 
Acknowledgement of Amendments Amendment No. | Date Amendment No. | Date 
i 
i 


(See General Provisions Clause) PGS FS. 


? 8 9 6 4-68 8 






ACCEPTANCE OF BID/AWARD OF CONTRACT 


-BID SUMITTED 


Contractor /Y PS KN CowtsTE EFP City of Fort Wayne 
— ; V Board of Public Works and Safety 
vera QO phe 








By 
Its PRESENT 


Offer 

Date AS / 
Bidder agrees to keep bid open for City of Fort Wa ET 
acceptance for ________ (90 days Mayor . ` KØ 
unless otherwise specified) SN ENG 


Award 
Date ap Je | 





Compliance: 


o.c. 12/84 | s 
B.O.W.. Non-Ped, *Note: Award will be made on this form 









O.C. 


v a 
. 


The MBE/WBE firm (cross out inapplicable pro- 
vision) shall have % participation (en- 
ployees) % participation (costs) in this 
project. ; 


Specify the percentage of minority/women ownership 
in the MBE/WBE firm ł. (cross out inappli- 
cable provision) 


C. The undersigned commits / % of the total bid price 
as a subcontract to minority business enterprise parti- 
cipation. The MBE firms which are proposed as subcon- 
tractors are the following: j 


ame Address Type of Work 
1. Ktviv Joves Guu cRETR PLL 
2. CASEY STRØK, TREE & RÅTE. TREES 


D. The undersigned commits 2 % of the total bid price 
as a subcontract to women business enterprise participa- 
tion. The WBE firms which are proposed as subcontractors 
are the following: 


Name of Firm Address Type of Work 
l. S$ m LawdraseAve å RESTDEATI o I 


"Ze STATE wile TRUE A 
ile iv BUCK eas 
3 . rA 


E. Complete (1) and (2) below if participation goals 
of 7% MBE and 2% WBE have not been net. 2 


de My Company cannot meet the participation 
goals for the following reasons: 











2 We have taken the following steps in an 
attempt to comply with these participation 
goals: 








(attach additional sheets as necessary) 


Contractor MM psæun Crees contractor 





By VISE SEN : By í 
Its DE OE O ør er SE Be 
12/84 LES g 


B.0.W. Non-Fed 


14. 

The City's policy is to encourage a greater utilization of 
minority and/or female employees in City construction projects. 
The Board has, therefore, adopted a minimum.goal of 17% of the 
total. work: hours on each project to be expended by minority 
and/or female employees. ("Minority" shall include: Blacks 

ea ale Asian, Pacific Islander, American Indian or Alaskan 
Native. 


The bidder shall state in "A" below the percentage of total 
work hours which the bidder and his subcontractors will employ 
and utilize women and minority employees on this project. If a 
contract is awarded as a result of this bid, the percentage 
figure set forth in "A" shall become contractually binding on the 
bidder. The successful bidder will also be required to prepare 
reports for the City demonstrating compliance with this percen- 
tage and will allow city officials access to his records, 
facilities and work site and to those of his subcontractors to 
determine compliance. 


The bidder must fill in the required blanks in this clause in 
order to be responsive to this IFB. If the bidder does not 
meet or exceed the hourly utilization goal of 17% minority/fe- 
male participation, the reasons for this failure and reason- 
ableness and good faith of efforts to meet this goal shall be 
evaluated to determine whether the bidder is responsible. 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO MINORITY/FEMALE 
HOURLY UTILIZATION. 


A. The undersigned firm certifies that it will employ 
and utilize minorities and females and/or will ensure that its 
subcontractors employ and utilize minorities and females so 
that minorities and females will work at least /7% of the total 
hours worked on this project. y 


B. Complete (1) and (2) below if the hourly utilization 
figure set forth in "A" is less than 17%. 


1. My Company and its subcontractors cannot meet 
the 17% minimum hourly utilization figure for the 


following reasons: ee a eh ET A ee 
NE IS LAE EE SER EE EN 
TE SEE NEN Pa TR IRR TE Fun GRETTE EEE ENE TE EEE 
A E mi Å EG 


O.C. 12/84 Ie 7 
B.O.W. Non-Fed 


, 2. -My Company has taken the following steps in an attenpt 
to comply with the 17% hourly utilization figure: 


—__a—_—_oaa— _ QQ ma 


e o 0 2 
(attach additional sheets if necessary) : 





15. Required Prevail Wage Schedule Payments - Pursuant 
to Indiana Code 5-16-7-1. All contractors and subcontractors 
working on the project awarded pursuant to this contract shall 
pay the prevailing wage rates for skilled, semi-skilled and 
unskilled laborers, workmen and mechanics. This wage deternin- 
ation has been made in accordance with the procedures set forth 
in Indiana Code 5-16-7-1. This determination and the required 
wage rates are available for examination by any prospective 
bidder at The Board of Public Works and Safety, 9th Floor, 
City-County Building, Fort Wayne, Indiana. | 


If a bidder is awarded a contract as a result of this Invitation 
for Bids, he/she/it shall file a schedule of wages, on forns 
provided by the City of Fort Wayne, demonstrating compliance 
with the wage rate determination. The successful prime con- 
tractor shall be responsible for obtaining schedules from all 
subcontractors. All schedules shall be filed before the con- 
tractor commences any work on the project. 


Penalties for failure to pay the prevailing wage rate are set 
forth in Indiana Code 5-16-7-3. 


16. Site Orientation. A site orientation (will/will not) 
be conducted by the City Engineers. If such an orientation 
is conducted, it will be held on the day of Mele Ge 
commencing at ___ o'clock __.M. at the site of the project. ”— 


Regardless of whether a site orientation is conducted 
or not, bidders are required to visit the site of the work, 
and inform themselves fully of the conditions, under which the 
work will be performed. The bidders shall be responsible for all 
conditions that affect the work, including, but not limited to 
all sub-surface conditions. N é 


0.66 227842. i=). -8 
B.O.W. Non-Fed 


CERTIFICATION OF BIDDER/VENDOR 
EMERY VENDOR 


The undersigned, on behalf of AS Ke as) LAS fr: 
Corp. , does hereby make the following representations 

to the City of Fort Wayne, Indiana. 

WHEREAS, it is acknowledged that the Common Council 
of the City of Fort Wayne, Indiana, has passed an ordinance con- 
demning the apartheid policies of the country of South Africa; 

WHEREAS, Council's ordinance requires that all persons, 
firms or corporations submitting bids to the City, for goods and 
services, certify, as part of the bid, that such entity does not 


support the policies of apartheid in South Africa. 


The undersigned states, on behalf of AN ¿pS las 0 
Con CRETE that Al ae sr An Auwcnere >>, 
er EE EE VS OG 


does not support or endorse the policy of apartheid in South Africa. 


IN WITNESS WHEREOF, this Certification has been signed 


this AT day of fe EPET Male ss 


Lees) Coss Gar. 
(Name of Bidder/Vendor) 





(Name and Title of Person Signing) 


CERTIFICATE IN LIEU OF FINANCIAL STATEMENT 
eee NT 


= | P 
RA A Al ¿eS tia , the A 
(name) 

| A 





(position) 





hereby certify: 


cas 
(1) That the Financial Statement of said company, dated the ATL 
day of fir Gs , 1947, now on file in the office of the Board of 


Public Works of the City of Fort Wayne, Indiana, which Financial Statement is by 
reference incorporated herein and made a part hereof, is a true and correct 
statement and accurately reflects the financial condition of said company as of 
the date hereof; 


(2) That I am familiar with the books of said company showing its financial 


condition and am authorized to make this certificate on its behalf. 


Dated: 2-4-6] ae op a A D Å 


(signature) 


SUBSCRIBED AND SWORN TO before me, a Notary Public, in and for said 


County and State, this A 73 day of få å on : 19 £7 å 





My commission expires: 





NON-COLLUSION AFFIDAVIT 





The Bidder, by its officers and 


agents or representatives present at the time of filing this bid, being duly 
sworn on their oaths, say that neither they nor any of them have in any way, 
directly or indirectly, entered into any arrangement or agreement with any other 
bidder, or with any public officer of such City of Fort Wayne, Indiana, whereby 
such affiant or affiants or either of them, has paid or is to pay to such other 
bidder or public officer any sum of money, or has given or is to give such 
bidder or public officer anything of value whatever, or such affiant or affiants 
or either of them has not directly or indirectly, entered into any arrangement 
or agreement with any other bidder of bidders, which tends to or does lessen or 
destroy free competition in the letting of the contract sought for by the 
attached bids, that no inducement of any form or character other than that which 
appears upon the face of the bid will be suggested, offered, paid or delivered 
to any person whomsoever to influence the acceptance of the said bid or awarding 
of the contract, nor has this bidder any agreement or understanding of any kind 
whatsoever, with any person whomsoever to pay, deliver to, or share with any 


other person in any way or manner, any of the proceeds of the contract sought by 
this bid. 





fe ES OE 47 


Subscribed and sworn to before me by & Ae ØS Gu A 


‘~~ 


this Frd FY day of 24:54 ur HA 
Er 


My Commission Expires: 





Subscribed and sworn to before me by 














this day of Sele, 
My Commission Expires: 
Notary Public 
Resident of County, IN 
Subscribed and sworn to before me by 
this day of : I ALO 





My Commission Expires: 
Notary Public 
Resident of County, IN 


Contract No. 


- Fidelity and Deposit Company 
HOME OFFICE OF MARYLAND BALTIMORE, MD. 21203 


BID BOND 


KNOW ALL MEN BY THESE PRESENTS: 


Ne Ey a E ee RR MEE. IE SET aL nn, eee ¡ARTO , as Principal, (hereinafter called the “Principal”), and 
the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, of Baltimore, Maryland, a corporation duly organized 
under the laws of the State of Maryland, as Surety, (hereinafter called the “Surety”), are held and firmly bound 


E EE ON ESA AI T A E ES as Obligee, (hereinafter called the ‘‘Obligee’’), 


in the sum of.2% of Contractor's Maximum Bid FE E T Dollars (HE: SG est J 


for the payment of which sum well and truly to be made, the said Principal and the said Surety, bind ourselves, 
our heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these presents. 


WHEREAS, the Principal has submitted a bid for.....: R esolution 6075-87 RA a eo A 


Sidewalks 


NOW, THEREFORE, if the Obligee shall accept the bid of the Principal and the Principal shall enter into 
a contract with the Obligee in accordance with the terms of such bid and give such bond or bonds as may be 
specified in the bidding or contract documents with good and sufficient surety for the faithful performance of 
such contract and for the prompt payment of labor and material furnished in the prosecution thereof, or in the 
event of the failure of the Principal to enter into such contract and give such bond or bonds, if the Principal 
shall pay to the Obligee the difference not to exceed the penalty hereof between the amount specified in said 
bid and such larger amount for which the Obligee may in good faith contract with another party to perform 
the work covered by said bid, then this obligation shall be null and void, otherwise to remain in full force and effect. 





Signed and sealed is 2200 cit RER day of 
HIPBKIND CONCRETE CORP. 
ES Sete... A e A 
Principal 
bin. AG E oes 
Witness Y PER 1 DE av I 
Title 


FIDELITY AND DEPOSIT COMPANY OF MARYLAND 


Surety 
ee ge / LL; 7 wt? 
By. SAS er aci bn. LECCE ASA) 





C325d—150M, 
Approved by The American Institute of Architects, 
A.LA. Document No, A-310 February 1970 Edition. 


a Power of Attorney 
FIDELITY AND DEPOSIT COMPANY OF MARYLAND 


Know ALL MEN BY THESE PRESENTS: That the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, a corporation of the 
State of Maryland, by C. M. PECOT, JR. , Vice-President, and C. W. ROBBINS 


Assistant Secretary, in pursuance of authority granted by Article VI, Section 2, of the By-Laws of said Company, which 


` 


reads as follows: 

“The Chairman of the Board, or the President, or any Executive Vice-President, or any of the Senior Vice-Presidents or Vice-Presidents 
specially authorized so to do by the Board of Directors or by the Executive Committee, shall have power, by and with the concurrence of the Secretary 
or any one of the Assistant Secretaries, to appoint Resident Vice-Presidents, Assistant Vice-Presidents and Attorneys-in-Fact as the business of the 
Company may require, or to authorize any person or persons to execute on behalf of the Company any bonds, undertakings, recognizances, 
stipulations, policies, contracts, agreements, deeds, and releases and assignments of judgements, decrees, mortgages and instruments in the nature of 
mortgages, ... and to affix the seal of the Company thereto.” 


does hereby nominate constitute and appoint Terrence J. Ward and Kathy L. Bixler, both of 
Fort Waynes: Indiana, EACH. edita so Sls oo o ao ev oriei sele aie tiie oe elie beate wee 





ifs true and lawful agent and Attorney-in-Fact, to make, execute, seal and deliver, for, and on its behalf as surety, and as 
its act and deed: any and all bonds and undertakings, each in a penalty not to exceed 
the sum of ONE HUNDRED THOUSAND DOLLARS ($100,000)........oooooooococccccos 







nd the execution of such bonds or undertakings in pursuance of these presents, shall be as binding upon said 
Company, as fully and amply, to all intents and purposes, as if they had been duly executed and acknowledged by the 
regularly elected officers of the Company at its office in Baltimore, Md., in their own proper persons. 


The said Assistant Secretary does hereby certify that the aforegoing is a true copy of Article VI, Section 2, of the By-Laws of said Company, and is 
now in force. 

IN WITNESS WHEREOF, the said Vice-President and Assistant Secretary have hereunto subscribed their names and 
affixed the Corporate Seal of the said FIDELITY AND DEPOSIT COMPANY OF MARYLAND, this ......... A GET day 
, A.D. 19.86.… 


FIDELITY AND DEPOSIT COMPANY OF MARYLA 





EE te, HIRT <a oe Bye LEM SET EE 
Assistant Secretary Vice-President 
STATE OF MARYLAND ) ss. 
CITY OF BALTIMORE Å 
Onthis 17th day of Januar , A.D. 1986 „before the subscriber, a Notary Public of the State of Maryland, in 


and qualified, came the above-named Vice-President and Assistant Secretary of the FIDELITY AND 
DEPOSIT COMPANY OF MARYLAND, to me personally known to be the individuals and officers described in and who executed the preceding instrument, 
and they each acknowledged the execution of the same, and being by me duly sworn, severally and each for himself deposeth and saith, that they are 
the said officers of the Company aforesaid, and that the seal affixed to the preceding instrument is the Corporate Seal of said Company, and that the 
said Corporate Seal and their signatures as such officers were duly affixed and subscribed to the said instrument by the authority and direction of the 


said Corporation. 
IN TESTIMONY WHEREOF, I have hereunto set my 


and for the City of Baltimore, duly commission 


hand and affixed by Official Seal, at the City of Baltimore, the day and year first above wri 





CERTIFICATE 


I, the undersigned, Assistant Secretary of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, do hereby certify that the original Power of 
Attorney of which the foregoing is a full, true and correct copy, isin full force and effect on the date of this certificate; and I do further certify that the 
Vice-President who executed the said Power of Attorney was one of the additional Vice-Presidents specially authorized by the Board of Directors to 
appoint any Attorney-in-Fact as provided in Article VI, Section 2 of the By-Laws of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND. 

This Certificate may be signed by facsimile under and by authority of the following resolution of the Board of Directors of the FIDELITY AND 
DEPOSIT COMPANY OF MARYLAND at a meeting duly called and held on the 16th day of July, 1969. 

RESOLVED: "That the facsimile or mechanically reproduced signature of any Assistant Secretary of the Company, whether made heretofore or 
hereafter, wherever appearing upon a certified copy of any power of attorney issued by the Company, shall be valid and binding upon the Company 





with the same force and effect as though manually affixed.” ona 
IN TESTIMONY WHEREOF, I have hereunto subscribed my name and affixed the corporate seal of the said Company, this.....::.----------- day 
Mb te RA Mo 87 





L1428—cr. 7044-2998 


" version 1: 5/1/85 


4 


4 


ITEMIZED PROPOSAL CONTRACTOR: / 4 3 de 
iPS Wo ie 
PROJ MILDRED AVENUE RES. NO: 6075-87 
ITEM | ITEM QUANTITY|UNIT|UNIT COST| AMOUNT 
NO. | | | ($) | ($) 
— I | COMMON EXCAVATION 361 ee 3, <0 | To so 
2 |LINEAR GRADING 1400 E 1,22 go. vo 
3 |4" WALK 5375 is F. es 1944375 
4 |6" WALK 500 |SF få EA o 
TM EE NT ASS 
5 |6" CURB FACE WALK 1250 |SF EG | 2937 so 
6 |GUARD RAIL 250 |LF A a a ee 
os ae EEN AS ET Secs Se 
7 |CHAIN LINK FENCE (4'H RES GRADE) 250 |LF 2 sø | PIS E 
8 |TOP SOIL 225 |TON Fer | pre ; 
EE SN ENE A NETT E STG, 
9 |SEED MULCH & FERTILIZER 900 |SY po | 700 ea 
TT SA SSA ENE ST SØ EN: 
10 |CLEARING LS 7080 22 ee oo 


ee ' === ' A] 


——— | Lt mm 


—— NT —-—-2202e000 


—= > LTE ] 


A LL, Fl — 200 


eee EEE ' ———————— 


— | NH]  ] —— 


es Fe È 


oe Os ] —=2002 


a AAA ooo AAA 





TOTAL: Fo 5 på 
23003 75 


“Sheet EOL 


Note: Contractor will be paid on measured quantities only at unit price bid 


+ BIDDER: 
LAKESIDE CONST. 
UNIT COST 


i 
1 
' 
+ 


OST 


RIETH RILEY CONST. 
C 


i BIDDER: 


UNIT 


1 
1 
1 
1 


i BAINES CONSTRUCTION 


+ BIDDER: 


+ BIDDER: 
TOMCO CONSTRUCTION 


4 
1 


HIPSKIND CONCRETE 
UNIT COST 


6075-87 


2/5/87 
RES. NO: 
UNITIUNIT COST: 


1 
' 


DATE: + 
QUANTITY 


D TAB 


BID 


MILDRED AVE. 


y 


COMMON EXCAVATION 
b" WALK 


å 
AE AE EEE i 


LINEAR GRADING 


1 
i 
' 


0.00 : 
0.00 : 
0.00 
0,00% 
0.00 : 
0.00 
0.00 
0.06 
0,00 : 
0.00 
0.00 | 
0.00 
0.00 | 
0,06 


MENTE 
2000.00 
"1500.00 
1206.00 
BESES 


! 
i 
1 
1 
1 
1 
! 
' 
1 
! 
1 
1 
4 


p 
4 
' 
i 
1 
' 
1 
1 
, 
1 
1 
1 
i 
' 
' 
1 
1 
1 
1 
i 
1 
' 
i 
i 
! 
t 
' 
i 
, 
1 
1 
1 


t 
1 
1 
t 
' 
1 
1 
4 
1 
1 


2.25 
1.34 
0.00 i 


8.0 


6.00 
0.00 
0.00 
0.00 
0.00 
0.00 


0.00 


ary 
“326.75 


1 
i 
1 
4 
1 

i 
1 
1 
1 

y 
1 
' 
1 
1 
1 
i 
' 
i 
1 
' 
i 

' 

' 
i 
1 

1 

' 
1 
' 
1 
1 
i 
1 

' 
1 
1 
1 

1 

1 
i 
1 

i 

1 
i 
1 
i 
1 
y 
1 
4 
1 
i 
1 
1 
1 
i 

1 
i 
1 
1 
1 
' 
1 

t 
1 

i 

1 
1 
4 
1 
' 

i 
1 
i 


HEV) 
3750.00 
1250.00 
900.00 
"1200.00 
0.00 
Te 
ED TY 
Tor 
vo ee 
FRE 
0.00. 
0.0 
OA 
E 
Te 
Ten 
0 


1 
i 
4 
i 
1 
' 
1 
i 
1 
1 
1 
i 
1 
' 
1 
t 
1 
i 
1 
1 
1 
i 
i 
1 
i 
1 
1 
i 
4 
i 
1 
1 
1 
1 
i 
1 
i 
' 
i 
' 
i 
i 
t 
1 
t 
1 
1 
' 
y 
' 
i 
1 
i 
' 
1 
1 
t 
1 
1 
1 
4 
' 
1 
' 
i 
1 
t 
4 
i 
t 
1 
1 
i 
1 
i 


2.25 
15.00 + 
5.00 
1.00 
0.00 
0.00 
0.00 
0.00 | 
0.00 
0.00 
0.00 


o 
1200.00. 
rere 


i 
i 
: 
i 


$27,378.00 i TOTAL: 


, 
1 
' 
y 
1 
' 
1 
' 
1 
1 
1 
i 
1 
1 
, 
i 
' 
y 
1 
1 
1 
1 
i 
1 
1 
i 
1 
i 
1 
' 
1 
1 
t 


1 
+ 
1 
i 
1 
i 
1 
1 
i 
, 
1 
1 
1 
i 
1 
' 
' 
1 
1 
1 
1 
1 
1 
1 
1 
' 
' 
i 
1 
i 
' 


0.00 
00 
00" 
00 ' 

0.00 | 

0.00 

0.00 

0.00 

0.00 

0.00 

0.00 i 

0.00 

0.00 

0.00 


FART. 
2750.00 
1500.00 
1800.00. 
100.00. 
a 
o 


1 
1 
i 
1 
i 
1 
1 
1 
1 
i 
1 
1 
i 
1 
i 
7 
i 
1 
i 
' 
i 


2.75 
1.00 
6.00 
2.00 
0.00 
0.00 
0.00 
0.00 | 
0.00 
0.00 
0.00 
0.00 


E 
100.00 


1 
1 
7 
U 


' 
1 
1 
i 
1 
1 
1 
1 
1 
i 
1 
1 
1 
1 
i 
' 
i 
1 
i 
Y 
1 
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PAYMENT BOND 


KNOW ALL MEN BY THESE PRESENTS: that 
HIPSKIND CONCRETE CORP. 


(Name of Contractor) 


5502rMåson Dra; FE. Wayne, IN 46809 


(Address of Contractor) 


a Corporation » hereinafter called Principal, 
(Corporation, Partnership or Individual) 


and Fidelity & Deposit Company of Maryland 
e (Name of Surety) 


and duly authorized to transact business in the State of Indiana, hereinafter 
called Surety, are held and firmly bound unto the City of Fort Wayne, and 

Indiana Municipal Corporation in the penal sum of Twenty three thousand eight 
hundred three dollars (Dollars ($ 23 803.00 ) for the 
payment whereof well and truly to be made, the Principal and the Surety bind 
themselves, their heirs, executors, administrators, successors and assigns, 
jointly and severally, firmly by these present. 


THE CONDITION OF THIS OBLIGATION is such that whereas, the Principal entered 
into a certain contract with the Owner, dated the llth day of February 


19 87, for the construction of: 


Res. 6075-87 - Mildred Avenue (86 Bond Issue) Sidewalks (north side only; 








all according to the "General and Detailed Specifications" as supplemented, 
. and "Special Conditions” which together will be referred to as the Standard 
Specifications; and according to Fort Wayne Street Engineering Department 
Drawing No. Sheet No. - The Indiana State 
Highway Standard Specifications dated 1985 shall govern where the above 
specifications do not cover a specific term. 


WHEREAS, said Surety, for value received, hereby stipulates and agrees that no 
change, extension of time, alteration, or addition to the terms of the contract 
or to the work to be performed thereunder, or the specifications accompanying 
the same, shall in any way affect its obligation on this bond, and it does 
hereby waive notice of any such change, extension of time, alteration or addi- 
tion to the terms of the contract, or to the work or to the specifications, and 


WHEREAS, no final settlement between the Owner and the Contractor shall abridge 
the right of any beneficiary hereunder, whose claim may be unsatisfied. 
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NOW, THEREFORE, if the Principal shall promptly make payment to all persons, 
firms, subcontractors, and corporations furnishing materials for or performing 
labor in the prosecution of the work provided for in such contract, and any 
authorized extension or modification thereof, including all amounts due for 
materials, lubricants, oil, gasoline, coal and coke, repairs on machinery, 
equipment and tools, consumed or used in connection with the construction of 
such work, and all insurance premiums on said work, and for all labor, performed 
in such work whether by subcontractor or otherwise, then this obligation shall 
be void; otherwise to remain in full force and effect. 


IN WITNESS WHEREOF, this instrument is executed counterparts, 
(number) 
each one of which shall be deemed an original, this day of 
r 19 . 
ATTEST: 


N Hipskind Concrete Corp. 


w ” 39 Principal 
Í (Principal) Secretary Ges fe 
(SEAL) By A me 


ress 





Witness as to Principal 


(Address) 
FIDELITY & DEPOSIT COMPANY OF MARYLAND 








Surety 






å 


ATTEST: By 
i Attorney-in-Fact 
Y 





(Surety) Secretary 








f (Address) 
PO Box 10510 PO Box 10510 
(Address) 
Fort Wayne, IN 46852 Fort Wayne, IN 46852 





NOTE: Date of Bond must not be prior to Date of Contract. 
If Contractor is Partnership, all partners should execute bond. 


Ea 


de Power of Attorney 


| FIDELITY AND DEPOSIT COMPANY OF MARYLAND 


HOME OFFICE, BALTIMORE, MD. 


KNOW ALL MEN By THESE PRESENTS: That the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, a corporation of the 
State of Maryland, by Ga M.A PECOT, PIR: , Vice-President, and C. W. ROBBINS , 
Assistant Secretary, in pursuance of authority granted by Article VI, Section 2, of the By-Laws of said Company, which 


reads as follows: 


"The Chairman of the Board, or the President, or any Executive Vice-President, or any of the Senior Vice-Presidents or Vice-Presidents 
specially authorized so to do by the Board of Directors or by the Executive Committee, shall have power, by and with the concurrence of the Secretary 
or any one of the Assistant Secretaries, to appoint Resident Vice-Presidents, Assistant Vice-Presidents and Attorneys-in-Fact as the business of the 
Company may require, or to authorize any person or persons to execute on behalf of the Company any bonds, undertakings, recognizances, 
stipulations, policies, contracts, agreements, deeds, and releases and assignments of judgements, decrees, mortgages and instruments in the nature of 
mortgages, ... and to affix the seal of the Company thereto.” 


does hereby nominate constitute and appoint Terrence J. Ward and Kathy L. Bixler, both of 
Fort Wayne, Indiana, EACH........ FEN JE EE TEGE 





its true and lawful agent and Attorney-in-Fact, to make, execute, seal and deliver, for, and on its behalf as surety, and as 


its act and deed:any and all bonds and undertakings, each in a penalty not to exceed 
the sum of TWO HUNDRED FIFTY THOUSAND DOLLARS ($250,000).............ce000; 








nd the execution of such bonds or undertakings in pursuance of these presents, shall be as binding upon said 
Company, as fully and amply, to all intents and purposes, as if they had been duly executed and acknowledged by the 
regularly elected officers of the Company at its office in Baltimore, Md., in their own proper persons. 

This power of attorney revokes that issued on behalf of Terrence J. Ward and Kathy 
L. Bixler, dated, January 17, 1986. 


The said Assistant Secretary does hereby certify that the aforegoing is a true copy of Article VI, Section 2, of the By-Laws of said Company, and is 
now in force. 


IN WITNESS WHEREOF, the said Vice-President and Assistant Secretary have hereunto subscribed their names and 





Kr EEE TEN JF Eee 
ne Assistant Secretary Vice-President 
STATE OF MARYLAND l si 
CITY OF BALTIMORE 2 
Onthis 4th day of February , A.D. 1987 „before the subscriber, a Notary Public of the State of Maryland, in 


and for the City of Baltimore, duly commissioned and qualified, came the above-named Vice-President and Assistant Secretary of the FIDELITY AND 
Deposit COMPANY OF MARYLAND, to me personally known to be the individuals and officers described in and who executed the preceding instrument, 
and they each acknowledged the execution of the same, and being by me duly sworn, severally and each for himself deposeth and saith, that they are 
the said officers of the Company aforesaid, and that the seal affixed to the preceding instrument is the Corporate Seal of said Company, and that the 
said Corporate Seal and their signatures as such officers were duly affixed and subscribed to the said instrument by the authority and direction of the 
said Corporation. 

IN TESTIMONY WHEREOF, I have hereunto set my hand and affixed by Official Seal, at the City of Baltimore, the day and year first above written. 


Notary Public ¢ 
CERTIFICATE 


I, the undersigned, Assistant Secretary of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, do hereby certify that the original Power of 
Attorney of which the foregoing is a full, true and correct copy, is in full force and effect on the date of this certificate; and I do further certify that the 
Vice-President who executed the said Power of Attorney was one of the additional Vice-Presidents specially authorized by the Board of Directors to 
appoint any Attorney-in-Fact as provided in Article VI, Section 2 of the By-Laws of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND. 

This Certificate may be signed by facsimile under and by authority of the following resolution of the Board of Directors of the FIDELITY AND 
DEPOSIT COMPANY OF MARYLAND at a meeting duly called and held on the 16th day of July, 1969. 

RESOLVED: "That the facsimile or mechanically reproduced signature of any Assistant Secretary of the Company, whether made heretofore or 
hereafter, wherever appearing upon a certified copy of any power of attorney issued by the Company, shall be valid and binding upon the Company 





with the same force and effect as though manually affixed.” 3 11 
IN TESTIMONY WHEREOF, I have hereunto subscribed my name and affixed the corporate seal of the said Company, this 2... day 
of SSE CD a A AAA LO 87 
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PERFORMANCE BOND 


KNOW ALL MEN BY THESE PRESENTS, that 


(Name of Contractor) 


5502 Mason Dr., Ft. Wayne, IN 46809 


(Address of Contractor) 


Cor oration hereinafter called 
(Corporation, Partnership, or Individual) : 


, 


Principal, and Fidelity & Deposit Company of Maryland 
(Name of Surety) 


PO Box 1227, Baltimore, Maryland 21203 


(Address of Surety) 


and duly authorized to transact business in the State of Indiana, hereinafter 
called Surety, are held firmly bound unto the City of Fort Wayne,Indiana, an 
Indiana Municipal Corporation in the penal sum of Twenty-three thousand rae 
hundred three dollars anche aaura ($ 23,803.75 ) for the payment 


whereof well and truly to be made, the Principal and the Surety bind themselves, 


"their heirs, executors, pes is eh a dio successors and assigns, jointly and 


severally, firmly by those present. 


The condition of the foregoing obligation is such that: 


WHEREAS, the Principal entered into certain contract with the City, dated the 


11 day of February , 19 87 for construction of: 


Res. 6075-87 - Mildred Avenue (86 Bond Issue) Sidewalks (north side only 
E RS 5 O E ES E A E O 
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all according to the "General and Detailed Specifications" as supplemented, 
and "Special Conditions" which together will be referred to as the Standard 
Specifications; and according to Fort Wayne Street Engineering Department 
Drawing No. Sheet No. + The Indiana 
State Highway Standard Specifications dated 1985 shall govern where the 
above specifications do not cover a specific term, and 

WHEREAS, said Surety, for value fecetved: hereby stipulates and agrees that 
no change, extension of time, alternation, or addition to the terms of the 
contract or to the work to be performed thereunder, or the specifications 
accompanying the same, shall in any way affect its obligation on this 
bond, and it does hereby waive notice of any such change, extension of time, 


alteration or addition to the terms of the contract, or to the work or 


to the specifications, and 


WHEREAS, no final settlement between the City and the Contractor shall abridge 


the right of any beneficiary hereunder, whose claim may be unsatisfied. 


NOW, THEREFORE, if the Principal shall vell, truly and faithfully perform 

its duties, all the undertakings, covenants, terms, conditions, and agreements 
of said contract during the original term thereof, and any extensions thereof 
which may be granted by the Owner, with or without notice to the Surety and 
during the three years guaranty period, and if he shall satisfy all claims and 
demands incurred under such contract, and shall fully indemnify and save 
harmless the Owner from all costs and damages which it may suffer by reason 
of failure to do so, and shall reimburse and repay the Owner all outlay and 
expense which the Owner may incur in making good any default, then this 


| obligation shall be void; otherwise to remain in full force and effect. 
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IN WITNESS WHEREOF, this instrument is executed in 


(number) 


counterparts, each one of which shall be deemed an original, this 


day of 19 


ATTEST: 


Ve Secretary 


[SEAL] 


(Witness as to Principal) 


(Address) 


ATTEST: 


(Surety) Secretary 


[SEAL] > 


yitness 
“PO Box 10510 


(Address) 
Ft. Wayne, IN 46852 





s’to Surety 











BEN 
BY: \\ pre SO >` 


(Address) 


Cc eee mm 


FIDELITY & DEPOSIT COMPANY OF MARYLAN 


Surety 


P yr på 


By 2 
Attorney-in- 





(Address) 
Fort Wayne, IN 46852 


NOTE: Date of Bond must not be prior to date of Contract. 
If Contractor is Partnership, all partners should execute bond. 


Power of Attorney 


| FIDELITY AND DEPOSIT COMPANY OF MARYLAND 


HOME OFFICE, BALTIMORE, MD. 


KNOW ALL MEN BY THESE PRESENTS: That the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, a corporation of the 
State of Maryland, by CM PEGOTS GIR , Vice-President, and C. W. ROBBINS y 
Assistant Secretary, in pursuance of authority granted by Article VI, Section 2, of the By-Laws of said Company, which 


reads as follows: 


“The Chairman of the Board, or the President, or any Executive Vice-President, or any of the Senior Vice-Presidents or Vice-Presidents 
specially authorized so to do by the Board of Directors or by the Executive Committee, shall have power, by and with the concurrence of the Secretary 
or any one of the Assistant Secretaries, to appoint Resident Vice-Presidents, Assistant Vice-Presidents and Attorneys-in-Fact as the business of the 
Company may require, or to authorize any person or persons to execute on behalf of the Company any bonds, undertakings, recognizances, 
stipulations, policies, contracts, agreements, deeds, and releases and assignments of judgements, decrees, mortgages and instruments in the nature of 
mortgages, ... and to affix the seal of the Company thereto.” 


does hereby nominate constitute and appoint Terrence J. Ward and Kathy L. Bixler, both of 
Fort Wayne seendi ana, BACH voca ste snøre se see nese ee seas cus bits 





its true and lawful agent and Attorney-in-Fact, to make, execute, seal and deliver, for, and on its behalf as surety, and as 


its act and deed:any and all bonds and undertakings, each in a penalty not to exceed 
the sum of TWO HUNDRED FIFTY THOUSAND DOLLARS ($250,000)...............200- 






the execution of such bonds or undertakings in pursuance of these presents, shall be as binding upon said 
Company, as fully and amply, to all intents and purposes, as if they had been duly executed and acknowledged by the 
regularly elected officers of the Company at its office in Baltimore, Md., in their own proper persons. 

This power of attorney revokes that issued on behalf of Terrence J. Ward and Kathy 
L. Bixler, dated, January 17, 1986. 


The said Assistant Secretary does hereby certify that the aforegoing is a true copy of Article VI, Section 2, of the By-Laws of said Company, and is 
now in force. 


IN WITNESS WHEREOF, the said Vice-President and Assistant Secretary have hereunto subscribed their names and 





UT 
SEE RE AR EE Byr IR A A A E 
Assistant Secretary Vice-President 
STATE OF MARYLAND ) ee: 
CITY OF BALTIMORE å 
On this 4th dayof February ,A.D. 1987 „before the subscriber, a Notary Public of the State of Maryland, in 


and for the City of Baltimore, duly commissioned and qualified, came the above-named Vice-President and Assistant Secretary of the FIDELITY AND 
DEPOSIT COMPANY OF MARYLAND, to me personally known to be the individuals and officers described in and who executed the preceding instrument, 
and they each acknowledged the execution of the same, and being by me duly sworn, severally and each for himself deposeth and saith, that they are 
the said officers of the Company aforesaid, and that the seal affixed to the preceding instrument is the Corporate Seal of said Company, and that the 
said Corporate Seal and their signatures as such officers were duly affixed and subscribed to the said instrument by the authority and direction of the 


said Corporation. 
IN TESTIMONY WHEREOF, I have hereunto set my hand and affixed by Official Seal, at the City of Baltimore, the day and year first above written. 





CERTIFICATE 


I, the undersigned, Assistant Secretary of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, do hereby certify that the original Power of 
Attorney of which the foregoing is a full, true and correct copy, is in full force and effect on the date of this certificate; and I do further certify that the 
Vice-President who executed the said Power of Attorney was one of the additional Vice-Presidents specially authorized by the Board of Directors to 
appoint any Attorney-in-Fact as provided in Article VI, Section 2 of the By-Laws of the FIDELITY AND DEPOSIT COMPANY OF MARYLAND. 

This Certificate may be signed by facsimile under and by authority of the following resolution of the Board of Directors of the FIDELITY AND 
DEPOSIT COMPANY OF MARYLAND at a meeting duly called and held on the 16th day of July, 1969. 

RESOLVED: "That the facsimile or mechanically reproduced signature of any Assistant Secretary of the Company, whether made heretofore or 
hereafter, wherever appearing upon a certified copy of any power of attorney issued by the Company, shall be valid and binding upon the Company 
with the same force and effect as though manually affixed.” 11th 

IN TESTIMONY WHEREOF, I have hereunto subscribed my name and affixed the corporate seal of the said Company, this......=:=-"22-x---- 


AE February PAE SETE Å 19....8 7 
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TITLE OF ORDINANCE Contract for Res. 6075-87, Curbs & Sidewalks, Mildred Ave. 

å Es NIP Bond Issue Raa ae yr E eee ae 

DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety 

SYNOPSIS OF ORDINANCE The Contract for Improvement Resolution 6075-87, 
Mildred Avenue, NIP Bond Issue is for the improvement of the 


following: Mildred Avenue on the North Side only by constructing 


new concrete sidewalk from existing walk on the West to Wells 


Street on the East. Hipskind Concrete is the Contractor. 
J FIT 

















ØVE EE A 
EE TRE DE SE AB ER å KEN AJ VG del SO SM SN EGNE OPNE NE 
ME NT AEE TET 

EFFECT OF PASSAGE Improvement curbs and walks at the above location. > 
ae kp SG TN EE EET NE 
Kr TT EE TNS EE 
TG ER EE er et PET MOSE ae 
MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $23,003.75 


_ uurrreCcC—0_ OO eee 


ASSIGNED TO COMMITTEE 


áúLlLA— _——_—_______—_—___________—___—_a—____—_____ __________________________________—Q__>-_ 6 


BELLJNOL S-87-02-30 





REPORT OF THE COMMITTEE ON PUBLIC WORKS 
WE, YOUR COMMITTEE ON PUBLIC WORKS TO WHOM WAS 
REFERRED AN (ORDINANCE) (RESOKKXXØN )- approving the Contract 


for Improvement Resolution #6075-87, for Curbs and Sidewalks, Mildred - 


Avenue, NIP Bond Issue, between Hipskind Concrete Corporation and the 


“CIty ot Fore Wa ne, Indiana, in connection with the Board of Public 
Works and Safet Å 





















HAVE HAD SAID (ORDINANCE)  (RESOBLURRON UNDER CONSIDERATION AND BEG 
LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


(RESOKUXONX 





YES NO 


SAMUEL J. TALARICO 
CHAIRMAN 





JANET G. BRADBURY 
‘VICE CHAIRPERSON 


PAUL M. BURNS 


JAMES S. STIER 


ae ae CHARLES B. REDD 


CONCURRED IN er 5 > Pal SANDRA E. KENNEDY 
; CITY; CLERK 


